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Message Text 


UNCLASSIFIED 

PAGE 01 WELLIN 01527 23055 1Z 
41 

ACTION FBOE-OO 

INFO OCT-01 EA-09 ISO-OO A-01 SY-05 /016W 

065422 

R 230454Z APR 76 
FM AMEMBASSY WELLINGTON 
TO SECSTATE WASHDC 1271 

UNCLAS WELLINGTON 1527 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: NEW OFFICE BUILDING CONTRACT NO. 3313-400-800. PROPERTY 
NO. 12313-A, SECURITY FENCE AND LANDSCAPING. 

REF: (A) SECSTATE 087771, (B) WELLINGTON OM 16 MARCH 1976 

1 . PURSUANT TO REF (A) PROJECT SUPREVISOR AND RSO 
WELLINGTON REVIEWED REF (B) RECOMMENDATIONS PERTAINING TO 
SUBJECT FENCE. COMMENTS FOLLOW: 

(A) VEHICULAR GATE AT HALSWELL STREET DESIRED. 

INTENTION IS TO USE GATE DURING NORMAL WORK 
ARRIVAL AND DEPARTURE TIMES AND AS REQUIRED 
FOR DELIVERIES. OTHERWISE GATE WILL BE KEPT 
LOCKED. 

(B) RECOMMENDATION FOR MASONRY BLOCK WALL IN LIEU 
OF STREET. PICKET FENCE ALONG EAST PROPERTY LINE IS 
RESCINDED. SCREENING EFFECT OF BLOCK WALL IS 
CONSIDERED DETRIMENTAL TO SECURITY. 

2. FOLLOWING ABOVE NOTED REVIEW, EMBASSY RECOMMENDS 
PEDESTRIAN GATE BE INSTALLED ADJACENT TO MAIN GATE ON 
EAST SIDE. 

KILT .GORE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 APR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976WELLIN01527 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 55-0024 
From: WELLINGTON 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760427/aaaaawhs.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: buchantO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 26 AUG 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <26 AUG 2004 by cookms>; APPROVED <16 DEC 2004 by buchant0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NEW OFFICE BUILDING CONTRACT NO. 3313-400-800, PROPERTY NO. 12313-A, SECURITY FENCE AND LANDSCAPING. 
TAGS: ABLD, ASEC 
To: STATE 
Type: TE 
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